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MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 
SHAHEED Z.A. BHUTTO CAMPUS, 

KHAIRPUR MIR’S 



BID EVALUATION REPORT 


OF TENDERS 

Construction of Administration Block at MUET, 
Shaheed Z.A Bhutto Campus Khairpur Mir’s. 


Construction of Software Engineering Department at 
MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s. 


Construction of Electronic Engineering Department at 
MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s. 

Ti — 



MKIIKAiM UNIVERSITY OK ENGINEERING & TECHNOLOGY, 

SHARKED /AT HOI AU ALI liilli 1U CAMPUS, KJJAIKPUU MI ICS 

No . M U ET/SZA U/Kl I P-C/AK£Estl ; )/ !<■) 
Dated: 0 1 -02-20 J 6 


NOTIFICATION 

l! is notified for the general information of all concerned that with the approval of the competent 
aiiilioriu and in fulfillment of the requirement oJ Rule No, 7 ofSPPRA Rules 2010. the Pro-Vice 
t h; medlar Mchrun University of Engineering & I 'ethnology, Shahced /ulfiqar Alt Bhutto Campus 
Khairpur Mm > has been pleased to re-consi iiuio the Procurement Committed for the procurement 
o\ I urniiine fixtures / Works Goods/ for various Buildings of MU FT* Shahecd Z.A Bhutto 
Campus khairpur Mir's, due to recent!) retirement of Mr. Riaz Ahmed Ariam Associate 
Pro fessar( External Member) from his services from Government College of 'Technology. Khairpur 
Mir s The name of Mr. Ghulam Mujlaba Abbasi. Executive Engineer (Electrical), SALU Khairpur 
Mil 's has been recommended by Project Director. 


J lw revised Cum in i ttec is eunsiylmg ul the Mlmyiim:- 

li/pngr. Sajjad Hussain Mcmoii Convener 

Project Director 

2, Mir Sajj ad I lussain Jaipur External Member 

Principal FI 1 'I/GCT. Khairpur Mir's 

P In-charge Chairman of concerned Department Member 

W Mr. Ghulam Mujtaba Abba-si External Member 

Executive Engineer (Electrical) 

SAI.L J Khairpur Mir's 

\ Div isional Purest Officer Khairpur External Member 

n. Mr W'uqas Ali Channu Member 

Deputy Director f inance 
MU in . SAAB, Campus. Khairpur Mips 

7, I mgr. Naveed Ali Brohi Seerctary/Mcmbcr 

Assistant Engineer (Electrical) 

TERMS OF REFERENCE OF THE COMMITTEE: 

% 

I Preparing Bidding Documents 

IL Carrying out technical as well as llnancial evaluation of the bids. 

Ill Preparing evaluation report as provided in Rule 45, 

IV. Making recommendations for the award of contract to the competent authority 
V Perform any other function ancillary and incidental to the above. 



Assistant kedstphr 



MEM RAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

S11AI1EE1) ZULFIQAR ALi BHUTTO, CAMPUS RHA1RPUR MIR'S 

I -mail pro:« muclkhp.cdu.pk (11243-9280312-13* Fax: 0243-92H(K)23 Cd\ 0332-39065811) 


Ref: 


Dated: 




Public Relation Officer DAWN JANUARY 28. 201 7 




-ampus, Knairpur Mir's 

> CO RRUPTION - 


Te'jdflrs 


above at MUEX Shaheed z'a Bb!!tto 

^ «ren a tte n ®5fin£-lLp£lMSS 

Campus Khairpur MirV; 


Name o# Work 


01 


ipprovei^ for catligpry-C3 j. e from 
"tjgVrorks of pertaining to schema 

Jm varsity of Engineering & 


JSSSL Te ’ ,der „ Cb » Completio 

OostRiUM) f ee Deposit p£ io- 



■vrTtfirpur rvjirs, £..h lb 

mpus 

■wN 

8d.30/ 

Rs. ; 

3,0 D0A 


18 

fV ll A f' J-l JK 

02 

Z.A Campus Khairpur' mI/s ; 3,neenr19 Departrnent at MUET, Shaheed 

52.583 

Rs. 

3.000/-: 

2i&d 

Price 

won ins 

18 

03 

Z.A Campus Khairour M!r's 9ineer,n9 Departpler,t at MUET Sh E 

iheed 

53.505 

h Rs. 
3,000/- 

2% of Bid ; 
Price 

rvionrns 

18 

Months 

The term, and conditions are given as under- 


B*l^£5S-5=aai 


PROJECT DIRECTOR 



M EH RAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

SIIA1 IKED ZULFIQAR ALI BHUTTO, CAMPUS KIIAIRPl R MIR’S 

I -mail: prti fi nuiclkhp cdu pk (0243-92K03I2-I3. ! uv 0243 -9280023 Cell 0332-3900580) 


Re I': 


Dated: ZT- 


Public Relation Officer 


t20 1 

- - — - ■ 


bb 


11131 


* £ 4 




c 


K 




'SAY NO TO CORRUPTION' 


UJi/d.;, " V 50.00° ^if.Cc 3 ^ W'rf 


^ ;' ; .i ^ ( 4^- iJ 3 > (d_ i/£F )^ J * - 1 a?" 


1 • m , 


3,000/- 

84.307 

]i) 

ji'S-fi. i&'i 1 

~ — : ~t—, — “ 

1 

1 — 

.118* #< 


3,000/- 

52-583 

jl \/M ’< iyf 1 J-A&k d<y 

J 1 -Dr- 

2 

1 Wt; 

:i 1H8 3? 

■mUj/iiiii 

3,000/- 

53,505 

iiti JT/^ 

J . 1 .. -1 4|l. d .1 . „. • 

3 


'.^yh gjj M*04 


£ ij£ |p {Jt* j/f iSSL L,ytM' 11 -t 1 1 r r< f 

'" A * i(LkV(]A)'' * 

-Jj 4 ; f* l? i - - >< L.. ^^lf> 20 1 




it m M, 




•ti®L 


0243-92803 14 id j> 




MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

SHARE Kl) AIJLF1QAR AIJ BHUTTO, CAMPUS KIIA1RPUR MIR'S 

I -mull priKimuelkhp.cJu.pk (»243-^2Ml)3 12-13. I : uv Cell. I)332-3MII(>5SID 

Dated: 2.7- X&{%. 


Public Relation Officer 

£2017 -ijjr* 27 ij-*» - 



Sindh Public Procurement Regulatory Authority 
Government of Sindh 
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WED 

NIT for Construction of Admin Block, Software & 


Jan 

25 

Electronic Engineering Departments at MUET, 
Shaheed Z.A Bhutto Campus Khairpur Mir's. 

Online Visitors 

2 0 17 

NIT for Construction of Admin Block, Software & Electronic 

We have 4 guests and no members 

22:24 

Engineering Departments at MUET Shaheed Z.A Bhutto 

online 


Campus Khairpur Mir's. 

SOUVENIR OF IMSES 2015 

^ F R 1 

Prime Minister's Fee Reimbursement Scheme For 

J a n 

less developed areas 2017 

Souvenir of IMSES2015 

20 

2 0 1 7 

Prime Minister's Fee Reimbursement Scheme for less 

developed areas 2017 

Research papers presented during 

National Conference on 
Intelligent Manufacturing & 
Sustainable Energy Systems 

Oi i . 3 

rtrtnhoi- 

IB: 17 


T U E 

SPORTS CIRCULAR 

Jan 

SPORTS CIRCULAR 




Attendance Sheet of Members of Procurement Committee, 


MFJIRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, SHAHEED Z.A 
BHUTTO CAMPUS KHAIRPUR MIR’S 

Name of Works 

1. Construction of Administration Block at MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s. 

2. Construction of Software Engineering Department at MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s. 

3. Construction of Electronic Engineering Department at MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s. 


Dated: 14-02-2017 

Time: 11:30 AM 


Sr.No. 

Name of Representative 

Name of Firm/ Departments 

Designation 

Signature 

i 

C. 

Engr, Sajjad Hussain Memon 

Project Directorate 

MUET, SZAB Campus Khairpur 

Project Director 

# 

3 

* _ 

2 

Engr. Mir Sajjad Hussain Jaipur 

PTTI/GCT, Khairpur Mir’s 

Principal 

“5= — 

l 

*3 

\ o 

3 

MrMaqsood Ahmed Memon 

Forest Department 

DFO 

1 

rfr 

4 

Engr. Ghulam Mujtaba Abbasi 

Shah Abdul Latif University, 
Khairpur Mir f s 

Executive Engineer (Electrical) 

( f 

A — 

f ' 5 

Mr. Atta Muhammad Phull 

Civil Engg, Deptt; 

Chairman 

C\^wv^ 

6 

Mr.Waqas Ati Charm a 

Finance Department 

MUET f SZAB Campus Khairpur 

Deputy Director Finance 


7 

Engr. Naveed All Brohi 

Project Directorate 

MUET, SZAB Campus Khairpur 

Assistant Engineer 

y v 



Construction of Administration 
Block at MUET, Shaheed Z.A 
Bhutto Campus Khairpur Mir’s. 



Name of Work :« Construction of Administration Block at MUET, Shahccd Z.A Bhutto Campus Khairpur Mir’s. 


r 


1 






Bid Evaluation Report 

1 . Name of Procuring Agency; Mchran University of Engineering & Technology, Shaheed Z.A 

Bhutto Campus Khairpur Mir’s. 

2. Tender Reference No:PD/MUET/KllP/-29 Dated: 25-01-2017 

3. Tender Description/Name of work/item: 


CONSTRUCTION OF ADMINISTRATION BLOCK AT MUET, 
SHAHEED Z.A BHUTTO CAMPUS KHAIRPUR MIR’S. 


4. Method of Procurement: Domestic / Local 


5. Tender Published: SPPRA Website on 27-01-2017, 

Print & Electronic Media (SPPRA ID No31387 & MUET, SZAB Campus Khp Website on 
25-01-2017. Daily Dawn Dated: 28-0 1-201 7, Daily Jung Dated: 2 7-01-201 7 * Rozarti Sindh 
Express Dated: 27-01 -2017. 

6. Total Bid documents Sold: Eight (08) Nos. 

7. Total Bids Received: Three (03) Nos. 

8. Technical Bid Opening date: (if applicable) N/A (Provide details in separate form) 

9. No. of Bid technically qualified (if applicable): N/A 

I G + Bid{$) Rejected: NIL 


1 1 . Financial Bid Opening date: 

12. Bid Evaluation Report: 


14-02-2017 


s 

No 

Name of Firm or Bidder 

Cost offered by 
the Bidder 

Ranking In 
terms of 
cost 

Comparison 
with Estimated 

cost 

Reasons for 
acceptance/ 
rejection 

Remarks 

0 

I 

2 

i 

4 

5 

6 

1. 

M/s Wazir AM Mahar, 

Sukkur 

Rs: 84,251,913/- 

l sl lowest 

-0.07% Bellow 

Accepted due to 

1 51 lowest 


2. 

M/s Umer Jan & Company, 
Sukkur 

Rs: 89,930,575/- 

2 nd Lowest 

6.67% Above 

2 nd Lowest 


3. 

M/s Sikandar AM Khokhar, 
Lark ana 

Rs: 98.188,530/- 

Highest 

16,47% Above 

Highest 



Signatures of the Members of the Committee. 





Engr. Mir Sajjad Hussain Talpur Engr, Alta Muhammad Pmil 
Principal P TT1/GCT. Khairpur Mir r s Chairman Civil Engg. Deptt: 


External Member 


T q sa e4- ' Ah m ed &A emo n 

[ t Forest Officer Khairpur 
External Member 



MUET. SZAB Campus Khairpur Mir's 
ember 


Direct*frT4nance 

am pus Khairpur MirVMember 


Engr, Ghulom Mu 

Executive Engineer (Electrical) SALU, Khairpur 
External Member 



jL 




V’ 


E ngr N a veed J 7£ITBro h i 
Assistant Engineer (Electrical). 
Member / Secretary 
SZAB Campus Khairpur Mir T s 


Engr. Sajjad Hussain Mem on 
1 1 1 -charge Project Director 

MUET, Sliaheed Z.A Bhutto Campus, Khairpur MirVConvener 


Record of Rid Opening 


NAME OF WORK CONSTRUCTION OF ADMINISTRATION BLOCK AT MUET. SHAHEED 

Z.A BHUTTO CAMPUS KHAIRPUR MIR'S. 

Date and Time of Bid Opening: 14-02-201 7 ai i 1 :30 AM 

The Bid opening committee checked the bids that were received in Project Directors office, and ensured 
that total number of bids received was three (03) & all were properly sealed. (List attached as annexure- 
A). 

The committee opened the bids of Construction of Administration Block at MUET, Shaheed Z.A 
Bhutto Campus Khairpur Mir's at the above time and date in presence intending of contractors / 
representatives (Attendance sheet is attached as annexure-B), 

The bidders names along with the offered bid amount and presence of a correct bid security were read 
aloud by the committee as follows:- 


SJ 

NAME OF BIDDER 

BID 

AMOUNT 

BID SECURITY 
AMOUNT 

NO. AND DATE OF BID 
SECURITY/ CHEQUE / 
GUARANTEE WITH 
BANK NAME 

REMARKS 

PAKISTANI RS. 

PAKISTANI RS. 

I 

M/s Sikandar All 
Khokhar, Lark an a 

Rs. 88081546.00 

Rs. 1,695,000.00 

Call Deposit 

No. 00238397. Silk 

Bank Larkanu Dated: 
13-02-2017 

More than 
required 

2 

M/s Umer Jan & 
Company, Sukkur 

Rs.101093919.60 

Rs. 1,800, 000.00 

Call Deposit 

No. 001 79248. PC: 
SKMP0008 1 2 JS Bank, 
Sukkur Dated: 14-02- 
2017 

More than 
required 

3. 

M/s Wazir AH 
Mahan Sukkur 

Rs. 84,25 1 .913.64 

Rs. 1700.000.00 

Call Deposit 

No. 00525952. First 
Women Bank 

Shikarpur Dated: 13- 
02-2017 

More than 
required 





Engr, Mir Sajjad [\jssain Jaipur Engr.Aua Muhammad Phul 
Principal PTTI/GCT, Khairpur Mir's Chairman Civil Engg. Depit; 


Engr, Ghutam MuittfSTAbbasi 
E xeeut 5 v e En gi nee r ( El cctri ea I \ Externa I 


Member 


MUET. SZAB Campus Khairpur Mirs Shah Abdul Latif University, Khairpur 
Member External Member 




/ 


Engr.NaveeJ^k-Bfohi 
Assistant Engineer (Electrical). 
Member / Secretary 
SZAB Campus Khairpur Mir's 


Engr.Sajjad Hussain Memon 
In-charge Project Director 
MUET. Shaheed Z.A Bhutto Campus, 
Khairpur Mir’s/ Convener 



MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

SHAHEED Z.A BHUTTO CAMPUS KHAIRPUR MIR’S 

Phone No.0243-9280314 


Bid Proposal Check list 
Bid Proposal Opening 


NAME OF WORK > CONSTRUCTION OF ADMINISTRATION BLOCK AT MUET, 

SHAHEED Z.A BHUTTO CAMPUS KHAIRPUR MIR’S, 

Bid Opening Dale:- 14-02-217 Time: 11:30 AM 

Name of Bidder:- M/s Sikandar Ali Khokhar, Larkana 

(a) Is outer envelope of bid sealed? Yes 

(b) Is bid form completed and signed? Yes 

(c) Expiration date of bid: 90 days 

(d) Is documentary authority of signing enclosed? Yes 

(e) Amount of bid security (if required): 2% of Offered Bid Cost(Rs. 16,75,000/-) 

(f) Describe any “substitution," “Withdrawal,” or “Modification”: Nil 

(g) Describe any alternative bid made: Nil 

(h) Describe any discounts or modifications offered: Nil 

(i) Name of bidder or representative present: Sikandar Ali 

(j) Total Bid price: Rs + 88,081,546/- 


Signature of Responsible official: 



Date: ->£>/? - 




ME! [RAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

SIIA11EED Z.A BHUTTO CAMPUS KHAIRPUR MIRLS 

Phone No.0243-9280314 


Bid Proposal Check list 
Bid Proposal Opening 


NAME OF WORK CONSTRUCTION OF ADMINISTRATION BLOCK AT MUET, 

SHAHEED Z.A BHUTTO CAMPUS KHAIRPUR MIR’S. 

Bid Opening Date:- 14-02-217 Time: 11:30 AM 

Name of Bidder:- M/s Umer Jan & Company, Sukkur 

(a) Is outer envelope of bid sealed? Yes 

(b) Is bid form completed and signed? Yes 

(c) Expiration date of bid: 90 days 

(d) Is documentary authority of signing enclosed? Yes 

(e) Amount of bid security (if required): 2% of Offered Bid Cost(Rs. 18*00, 000/-) 

( f) De sc ri be an y ' 4 s u b st it ut i on, W it hd ra wa I/’ o r "‘Mod i ficat ion”: Nil 

(g) Describe any alternative bid made: Nil 

(h) Describe any discounts or modifications offered: Nil 

(i) Name of bidder or representative present: Jahangir Khan 

(j) Total Bid price: Rs, 101,093,919.60 


Signature of Responsible official: 



Date: 


/</ 



1 



MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

SHAHEED Z.A BHUTTO CAMPUS KHAIRPUR MHCS 

Phone No.0243-9280314 


Bid Proposal Check list 
Bid Proposal Opening 


NAME OF WORK CONSTRUCTION OF ADMINISTRATION BLOCK AT MUET, 

SHAHEED Z.A BHUTTO CAMPUS KIIAIRPUR MIR’S. 

Bid Opening Dale:- 14-02-217 Time: 1 1:30 AM 

Name of Bidder:- M/s Wazir All Mahar, Sukkur 


(a) 

(b) 

(c) 

(d) 

(e) 

(f) 

(g) 

(h) 

(i) 
0 ) 


Is outer envelope of bid sealed? 

Is bid form completed and signed? 

Expiration date of bid: 

Is documentary authority of signing enclosed? 
Amount of bid security (if required): 


Yes 

Yes 

90 days 
Yes 

2% of Offered BidCost(Rs. 17.00,000/-) 


Describe any “substitution," “Withdrawal/’ or “‘Modification”: Nil 

Describe any alternative bid made: Nil 

Describe any discounts or modifications offered: Nil 

Name of bidder or representative present: Wazir All 

Total Bid price: Rs. 84,251,913.64 


Signature of Responsible official:. 



Date: 




on 1/ 


LIST OF BID ISSUED / BID RECEIVED 


Name of Work Construction of Administration Block at MUET, 

Shahecd Z.A Bhutto Campus Khairpur Mir’s. 



Bid Issued 

Bid Received 

I. 

M/s Sikandar Ali Khokhar. Larkana 

M/s Sikandar Ali Khokhar, Larkana 

2, 

M/s AM 8l MJ Builders (Pvt*) Ltd. 
Sukkur 

Not Participated 

3. 

M/s Umer Jan 8l Company, Sukkur 

M/s Umer Jan & Company, Sukkur 

4, 

M/s OM Parkash M. Kundnani, 

Larkana 

Not Participated 

5. 

M/s Kashi f Constructors, Khairpur 
Mir’s 

Not Participated 

6. 

M/s Mahar Builders Hyderabad 

Not Participated 

1 . 

M/s Wazir Ali Mahar, Sukkur 

M/s Wazir Ali Mahar Sukkur 

8. 

M/s Shaikh Abdul Qayyum, Sukkur 

Not Participated 




Mob: 0333-7272899 


%/; 9Co: ®«te 


FORM OF RID 

Rid Reference No. Construction of Administration Block at MUET, Shahecd Z.A Bhutto Campus 

Khairpur Mir’s. 

To: 

Project Director 

MUET, Shabeed Z.A Bhutto Campus Khairpur Mir’s 

L Having examined the bidding documents including Instructions to Bidders, Bidding Data, and 
Conditions of Contract, Specifications, Drawings and Rill of Quantities and Addenda Nos. NIL tor 
the execution of the above-named work, we/1, the undersigned, offer to execute and complete the 
work and remedy any defects therein in conformity with the Conditions of Contract, Specifications, 
Drawings, Bill of Quantities and Addenda for the sum of Rs.84, 25 1,913,64 (Rupees: Eighty Four 
Millions tvvo lac fifty one thousand nine hundred thirteen only) or such other sum as may be 
ascertained in accordance with the said conditions. 

2. We/I understand that all the Appendices attached hereto form part of this bid. 

3. As security for due performance of the undertakings and obligations of this bid, we/1 submit 
herewith a bid security in the amount of Rupees 17,000,000/* (Seventeen Lac only) P.G 00525952 
first women Bank Ltd Shlkarpur drawn in your favour or made payable to procuring agency and 
valid for a period of twenty eight days (28) days beginning from the date, bid is opened. 

4. We/1 undertake, if our bid is accepted, to commence the works and to complete the whole of the 
works comprised in the contract within the time stated in Appendix- A to Rid. 

5. We/1 agree to abide by this bid for the period of 90 days from the date fixed for opening the same 
and it shall remain binding upon us and may be accepted at any time before the expiration of that 
period. 



OFFICE: D-516 HYDRI CHOWK SHAMSABAD SUKKUR. 




7. We do hereby declare that the bid is made without any collusion, comparison of 
figures or arrangement with any other bidder for the works, 

8. We understand that you are not bound to accept the lowest or any bid you may receive, 

9. We undertake, if our/mv bid is accepted, to execute the Performance Security referred to in 
Clause 10 of Conditions of Contract for the due performance of the Contract. 

10* We confirm, if our bid is accepted, that all partners of the joint venture shall be liable jointly and 
severally for the execution of the Contract and the composition or the constitution 
of the joint venture shall not be altered without the prior consent of the procuring agency, (Please 
delete this in case of Bid form a single bidder) 

in the capacity of duly authorized to sign Bids for and on behalf of 



Witness: 


Signature: _ 
Name: AT/ £ 



Address: Afc. A 

C_ cr^c r >%e-^ A ^ ^ 


Occupation: 


CxrvctyxL ‘ 


OFFICE: D-516 HYDRI CHOWK SHAMSABAD SUKKUR. 





Construction of Software Engineering 
Department at MUET, Shaheed Z.A 
Bhutto Campus Khairpur Mir’s. 
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Bid Evaluation Report 


1. Name of Procuring Agency: Mchran University of Engineering & Technology, Shahced Z.A 

Bhutto Campus Khairpur Mir’s. 

2. Tender Reference Nu:PD/MUET/KIlP/-29 Dated: 25-01-2017 

3. Tender Description/Name of work/item: CONSTRUCTION OF SOFTWARE ENGINEERING DEPARTMENT 

AT MUET, SHADE ED Z.A BHUTTO CAMPUS KHAIRPUR MIR’S. 


4. Method of Procurement: Domestic / Local 


5. Tender Published: SPPRA Website on 27-01-2017, 

Print & Electronic Media (SPPRA ID No. 3 1387 & MUET. SZAB Campus Khp Website on 
25-01-2017. Daily Dawn Dated .28-01-20 17, Daily Jung Dated: 27-01 -201 7 & Rozani Sindh 
Express Dated: 27-0 1-20 17. 


6. Total Bid documents Sold: Eight (08) Nos. 

7. Total Bids Received: Three <03 > Nos. 

8. Technical Bid Opening dale: (if applicable) N/A ( Provide details in separate form) 

9. No. of Bid technically qualified (if applicable): N/A 

10. Bid(s) Rejected: NIL 

11. Financial Bid Opening date: 14 - 02-2017 


12. Bid Evaluation Report: 


s 

No 

Name of Firm or Bidder 

Cost offered by 
the Bidder 

Ranking in 
terms of 
cost 

Comparison 
with Estimated 

cost 

Reasons for 
acceptance/ 
rejection 

Remarks 

0 

i 

l 

3 

4 

5 

6 

1. 

M/s Umer Jan & 

Company, Sukkur 

Rs: 52,536,134/- 

I s ' lowest 

-0.09% Bellow 

Accepted due to 

I sl lowest 


2. 

M/s Wazir Ali Mahar, 
Sukkur 

Rs: 55,700,792/- 

2 nd Lowest 

5.93% Above 

2" d Lowest 


3. 

M/s Sikandar Ah Khokhar , 
Larkana 

Rs: 55,755,876/- 

Highest 

6.03% Above 

Highest 



Signatures of the Members of the Committee. 



Bngr, MtrSajjad Hussain Tal pur Principal 
PTTI/GCT, Khairpur Mifs 
External Member 




Bngr.Atta Muhammad PM 
Chairman Civil Engg. Deptt: 

MUET, SZAB Campus Khairpur Mir’s / Member 


\ 0 . 

\ 

Engr, Ghulam Mujtaba Abbasi 
Executive Engineer (Electrical), Shtili Abdul 
Lutif University, Khairpur / External Member 



Chfthna 
Finance 

>ZAB Campus Khairpur Mir VMemtjer 





Kngr, Naveeu JWrMrohi 
Assistant Engineer (Electrical), 

MUET, SZAB Campus Khairpur Mir’s 
Member / Secretary 


Engr, Sajjad Hussain Menton 
In-charge Project Director 

MUET, Shahced Z.A Bhutto Campus Khairpur MirV Convener 


Record of Bid Opening 


NAME OF WORK SOFTWARE ENGINEERING DEPARTMENT AT MUET, SHAHEED 

Z.A BHUTTO CAMPUS KHAIRPUR MIR'S, 

Date and Time of Bid Opening: 14-02-2017 at 1 1:30 AM 

The Bid opening committee checked the bids that were received in Project Directors office, and 
ensured that total number of bids received was three (03) & all were properly sealed. (List attached as 
annexure-A), 

The committee opened the bids of Software Engineering Department at MUET, Shaheed Z.A 
Bhutto Campus Khairpur Mir's at the above time and date in presence intending of contractors / 
representatives (Attendance sheet is attached as annexure-B). 

The bidders names along with the offered bid amount and presence of a correct bid security were 
read aloud by the committee as follows:- 


SJ 

NAME OF BIDDER 

BID 

AMOUNT 

BID SECURITY 
AMOUNT 

NO. AND DATE OF HID 
SECURITY/ CHEQUE / 
GUARANTEE WITH 
BANK NAME 

REMARKS 

PAKISTAN] RS. 

PAKISTANI RS. 

1 

M/s Sikandar Ali 
Khokhar, Larkana 

Rs.55, 708, 297.00 

Rs. 1, 075*000.00 

Call Deposit P.O. 

No.0O238398, Silk 

Bank Larkana Dated: 
13-02-2017 

More than 
required 

2 

M/s U liter Jan & 
Company, Sukkur 

Rs.52,535, 888.00 

Rs. 1,070,000.00 

Call Deposit P.O. 

No.0 1 736284. JS Bank 
Sukkur Dated: 14-02* 
2017 

More than 
required 


M/s Wazir Ali 

Mahar, Sukkur 

Rs. 57,930,804.07 

Rs. 1. 150.000.00 

Call Deposit F\0. B.C 
No A 6992700, HBL 

Bank Sukkur Dated: 

1 4-02*20 1 7 

More than 
required 


Hi 



Engr. Mir Sajjawussain Jaipur Engr.Atta Muhammad 

Principal P r ITl/GtT* Khairpur Mir's Chairman Civil Engg. Deptt: 
External Member MUET, SZAB Campus Khairpur 

Mir’s / Member 




Engr. Ghulam MujintxfAbbasi 
Executive Engineer {Electrical) 

Shah Abdul Lat if University, Khairpur 
External Member 



Officer Khairpur 



E ngr. S a j j ad 1 1 ussai n Mem on 
In -charge Project Director 
MUET, Shaheed Z.A Bhutto Campus. 
Khairpur MirV Convener 



A ss i sta n i Ett gi r ecr { E I c ctricai h 
Member / Secretary 
SZAB Campus Khairpur Mir's 


MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 
SHAHEED Z.A BHUTTO CAMPUS KHAIRPl R MMUS 

Phone No.0243-9280314 


Bid Proposal Check list 
Bid Pronosal Opening 

NAME OP WORK CONSTRUCTION OF SOFTWARE ENGINEERING 

DEPARTMENT AT MUET, SHAHEED Z.A BHUTTO CAMPUS 
KHAIRPUR MIR’S. 

Bid Opening Date:- 14-02-217 Time: II :30 AM 
Name of Bidder:- M/s Sikandar Ali Khokhar, Larkana 

(a) Is outer envelope of bid sealed? 

(b) Is bid form completed and signed? 

(c) Expiration date of bid: 

(d) Is documentary authority of signing enclosed? Yes 

(e) Amount of bid security (if required): 2% of Offered Bid Cost(R$. 1,075,000/-) 

(0 Describe any “substitution,” “Withdrawal,” or "Modification”: Nil 

(g) Describe any alternative bid made: Nil 

(h) Describe any discounts or modifications offered: Nil 

(i) Name of bidder or representative present: Sikandar Ali 

(j) Total Bid price: R s - 55,708,297.00 


Yes 

Yes 

90 days 



Signature of Responsible official: 



Date: >-€>fp~ 



ME1ERAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

SI IA HEED Z.A BHUTTO CAMPUS KHA1RPUR Ml ICS 

Phone No.0243-92803I4 


Bid Proposal Check list 
Bid Proposal Opening 


NAME OF WORK CONSTRUCTION OF SOFTWARE ENGINEERING 

DEPARTMENT AT MUET, SHAHEED Z.A BHUTTO CAMPUS 
KHAIRPUR MIR’S. 


Bid Opening Date;- 1 4-02-217 Time: 1 1 :30 AM 
Name of Bidder:- M/s Umer Jan & Company, Sukkur 

(a) Is outer envelope of bid sealed? Yes 

(b) Is bid form completed and signed? Yes 

(c) Expiration date of bid: 90 days 

(d) Is documentary authority of signing enclosed? Yes 

(e) Amount of bid security (if required): 2% of Offered Bid Cost(Rs, 1,070,000/-) 

(f) Describe any “substitution," “Withdrawal,” or “ Modification”: Nil 

(g) Describe any alternative bid made; Nil 

(h) Describe any discounts or modifications offered: Nil 

(i) Name of bidder or representative present: Jahangir Khan 

(j) Total Bid price: Rs* 52,535,888.00 





MEIIRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

S1IAHEED Z.A BHUTTO CAMPUS KIIA1RPUR MIR’S 

Phone Nu.0243-9280314 

Rid Proposal Check list 
Rid Proposal Opening 

NAME OF WORK CONSTRUCTION OF SOFTWARE ENGINEERING 

DEPARTMENT AT MUET, SHAHEED Z.A BHUTTO CAMPUS 
KHAIRPUR MIR’S. 

Bid Opening Date:- 14-02-2 1 7 Time: 1 1 :30 AM 
Name of Bidder:- M/s Wazir All Mahar, Sukkur 

(a) Is outer envelope of bid sealed? 

(b) Is bid form completed and signed? 

(c) Expiration date of bid: 

(d) Is documentary authority of signing enclosed? 

(e) Amount of bid security (if required): 

(f) Describe any “substitution,” “Withdrawal,” or “Modification”: Nil 

(g) Describe any alternative bid made: Nil 

(h) Describe any discounts or modifications offered: Nil 

(i) Name of bidder or representative present: Wazir AM 

0) Total Bid price: Rs, 57,930,804.07 


Yes 

Yes 

90 days 
Yes 

2% of Offered Bid Cost(Rs. U 50,000/-) 




LIST OF BID ISSUED / BID RECEIVED 


Name of Work Construction of Software Engineering Department at 

MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s. 


s.# 

Bid Issued 

Bid Received 

1 . 

M/s Sikandar AN Khokhar, Larkana 

M/s Sikandar AN Khokhar. Larkana 

2. 

M/s AM & MJ Builders (Pvt.) Ltd. 
Sukkur 

Not participated 

3. 

M/s Umer Jan & Company. Sukkur 

M/s Umer Jan & Company. Sukkur 

4. 

M/s OM Parkash M, Kundnani. 

Larkana 

Not participated 

5, 

M/s Kashi f Constructors, Khairpur 
Mir’s 

Not participated 

6. 

M/s Mahar Builders, Hyderabad 

Not participated 

7. 

M/s Shaikh Abdul Qayyum, Sukkur 

Not participated 

8. 

M/s Wazir AH Mahar, Sukkur 

M/s Wazir All Mahar, Sukkur 




UMER JAN & COMPANY 

ENGINEERS & CONTRACTOR 


Head Office: 

Sukkur Cooperative Society, 

Main Shikarpur Road Nara Stop 
Plot #147 Block A Sukkur. 

Ph: 071-5632859, Fax: 071-5632461 
E-mail: U_jan@iive.com 


FORM OF BID 

Bid Reference No. Construction of Software Engineering Department at MUET, Shnliced Z,A 
Bhutto Campus Kliairpur Mir's. 

To: 


Project Director 

MUET, Shahced Z.A Bhutto Campus Khairpur Mir’s 

L Having examined the bidding documents including Instructions to Bidders, Bidding Data, and 
Conditions of Contract, Specifications, Drawings and Bill of Quantities and Addenda Nos. NIL for 
the execution of the above-named work, we/I, the undersigned, offer to execute and complete the 
work and remedy any defects therein in conformity with the Conditions of Contract, Specifications, 
Drawings, Bill of Quantities and Addenda for the sum of Rs.5,2535,888/-(Rupees: Five Crorc 
Lac thirty five thousand eight hundred eighty eight only) or such other sum as may be 
ascertained in accordance with the said conditions. 


2. We/I understand that all the Appendices attached hereto form part of this bid, 

3. As security for due performance of the undertakings and obligations of this bid, we/I submit 
herewith a bid security in die amount of Rupees 1,070,000/- (Ten Lac Seventy thousand only) 
CDR LD17045U0007, JS Bank Sukkur drawn in your favour or made payable to procuring 
agency and valid for a period of twenty eight days (28) days beginning from the date, bid is opened. 

4* We/I undertake, if our bid is accepted, to commence the works and to complete the whole ol the 
works comprised in the contract within the time stated in Appendix- A to Bid. 

5 + We/ 1 agree to abide by this bid for the period of 90 days from the dale fixed for opening the same 
and it shall remain binding upon us and may be accepted at any time before the expiration of that 
period. 


6. Unless and until a formal Agreement is prepared and executed, this bid, together with your written 
acceptance thereof, shall constitute a binding contract between us. 



UMER JAN & COMPANY 

ENGINEERS & CONTRACTOR 

Head Office: 

Sukkur Cooperative Society, 

Main Shikarpur Road Nara Stop 
Plot# 147 Block A Sukkur 
Ph: 071-5632859, Fax: 071-5632461 
E-mail: U__jan@live.com 

7. We do hereby declare that the bid is made without any collusion, comparison of 

figures or arrangement with any other bidder for the works. 



8, We understand that you are not bound to accept the lowest or any bid you may receive. 

9 . We undertake, if our/my bid is accepted, to execute the Performance Security referred to in 
Clause 10 of Conditions of Contract for the due performance of the Contract. 


We confirm, if our bid is accepted, that all partners of the joint venture shall be liable jointly and 
severally for the execution of the Contract and the composition or the constitution 
ot the joint venture shall not be altered without the prior consent of the procuring agency, (Please 
delete this in case of Bid form a single bidder) 

in the capacity of duly authorized to sign Bids for and on behalf of 



Address: 




Construction of Electronic Engineering 
Department at MUET, Shaheed Z.A 
Bhutto Campus Khairpur Mir’s. 



TENDER OPENING SHEET 




V 


Bid Evaluation Report 

iTName of Procuring Agency: Mehran University of Engineering & Technology', Shaheed Z.A 

Bhutto Campus Khairpur IVlir’s, 

2. Tender Reference No:PD/MUET/KHP/-29 Dated: 25-D1-20I7 

3. Tender Deseription/Name of work/ item: CONSTRUCTION OF ELECTRONIC ENGINEERING DEPARTMENT 

AT MUET, SHAHEED Z.A BHUTTO CAMPUS KHAIRPUR MIR’S, 

4. Method of Procurement: Domestic / Local 

5. Tender Published: SPPKA Website on 27-01-2017. 

Print A- Electronic Media (SPPKA ID No. 31387 c£ MUET, SZAB Campus Khp Website on 
25-0 DIO 17. Daily Dawn Dated: 28-01-20 J 7, Daily Jung Dated: 27-0 1-20 1 7 & Rozani Sindh 
Express Dated: 27 -01 -20 17. 

6. Total Bid documents Sold: Eight (08) Nos. 

7. Total Bids Received: Three (03) Nos. 

8. Technical Bid Opening date: (if applicable) A VA 


(Provide details in separate form) 


9. No. of Bid technically qualified (if applicable): 

10. Bid(s) Rejected: NIL 


N/A 


1 1 , Financial Bid Opening date: 

12. Bid Evaluation Report: 


14-02-2017 


s 

No 

Name of Firm or Bidder 

Cost offered by 
the Bidder 

Ranking in 
terms of 
cost 

Comparison 
with Estimated 

cost 

Reasons for 
acceptance/ 
rejection 

Remarks 

0 

1 

2 

3 

4 

5 

6 

L 

M/s Sikandar Ali Khokhar, 
Larkana 

Rs: 53,599,65 1/- 

1 lowest 

0, 1 8% Above 

Accepted due to 

I lowest 


2. 

M/s Umer Jan Company, 
Sukkur 

Rs: 57,052,984/- 

2 1]d Lowest 

6.63% Above 

2 nd Lowest 


3. 

M/s Waztr All Mahan Sukkur 

Rs: 58,002,729/- 

Highest 

8.41% Above 

Highest 



Signatures of the Members of the Committee. 



Engr. Mir Sajjad flnssain Talpur Principal 
PITI/GCL khairpur Mtr's External Member 


Mr.M^qsoSd Jtmed Memon 
D i si pci Fo retf DfJ i ccr Kh zii rpu r 
External Meir mr 





Etigr.Atta Muhammad Phut 
Chairman Civil Engg. Depil: 

MUET, SZAB Campus Khairpur Mir T s/ Member 


__ 



manna 

feetur Finance 
. SZAB Campus Khairpur MirVMemher 



Engr, Ghulam Mujtaba Abbasi 
Executive Engineer (Electrical), Shah Abdul 
Latif University, Khairpur / External Member 

J 

Engr. I^ve^^TTBroh s 
Assistant Engineer (Electrical), 

MUET, SZAB Campus Khairpur Mir' a 
Member / Secretary 


EngrSajjad Hussain Memon 

In- charge Project Director 

MEET. Shaheed Z. A Bhutto Campus, Khairpur 

M i rV Convener 


Record of Bid Opening 


NAME OF WORK ELECTRONIC ENGINEERING DEPARTMENT AT MUET, 

SHAHEED Z.A BHUTTO CAMPUS KHAIRPUR MIR'S, 

Date and Time of Bid Opening: 1 4-02-20 1 7 at 1 1:30 AM 

The Bid opening committee checked the bids that were received in Project Directors office, and 
ensured that total number of bids received was three (03) & all were properly sealed. (List attached as 
annexure-A). 

The committee opened the bids of Construction of Electronic Engineering Department at MUET, 
Shaheed Z.A Bhutto Campus Khairpur Mir's at the above lime and date in presence intending of 
contractors / representatives (Attendance sheet is attached as annexure-B). 

The bidders names along with the offered bid amount and presence of a correct bid security were 
read aloud by the committee as follows:- 


s M 

NAME OF BIDDER 

BID 

AMOUNT 

BID SECURITY 
AMOUNT 

NO. AND DATE OF BID 
SECURITY/ CHEQUE/ 
GUARANTEE WITH 
BANK NAME 

REMARKS 

PAKISTANI RS. 

PAKISTANI 

RS. 

] 

M/s Sikandar Ali 
Khokhar, Lark ana 

Rs.53.599.588.00 

Rs. 1,085,000.00 

Call Deposit P.O, 

No. 0023 83 99. Silk 

Bank La rk an a Dat ed : 

1 3-02-20 1 7. 

More than 
required 

2 

M/s Umer Jan Jk 
Company, Sukkur 

Rs.57, 984,662.00 

RsJ ,120,000.00 

Call Deposit P.O. 

No.001 79249 ,JS Bank 
Sukkur Dated: 14-02- 
2017 

More than 
required 


M/s Wazir Ali Mahar, 
Sukkur 

Rs, 57, 052, 983.21 

Rs. 1,200,000,00 

Call Deposit P.O. 

No. 00525953, First 
Women Bank 

Shi karpur Dated: 13* 
02-2017 

More than 
required 



Engr. Mir S^ip jadi Lussain Talpur 
Principal PTTJ/GCT, Khairpur Mir's 
External Member 



Engr.Alta Muhammad Pliul 
Chairman Civil Engg, Deplt: 

M t J ET, S Z A B C am pu s K ha i rp u r 
Mir's / Member 



Engr. (ihulam MujSoa Abbas I 
Executive Engineer (Electrical) 

Shah Abdul Latif University. Khairpur 
External Member 



Mr.M^qseiodMoicd Mdmon 
District ForSM/Officer Khairpur 
External Member 



Engr.Sajjad 1 lussain Mem on 
In -charge Project Director 
MUET, Shaheed Z.A Bhutto Campus, 
Khairpur MirV Convener 


J 

E ngr. N^ecT^TB rohi 
Assistant Engineer {Electrical), 
Member / Secretary 
SZAB Campus Khairpur Mir's 


LIST OF BID ISSUED / BID RECEIVED 


Name of Work Electronic Engineering Department at MUET, Shn heed 

Z,A Bhutto Campus Kh air pur Mir’s, 



Bid Issued 

Bid Received 

L 

M/s Sikandar AN Khokhar, Larkana 

M/s Sikandar AM Khokhar, Larkana 

2. 

M/s AM &MJ Builders (Pvt.) Ltd. 
Sukkur 

Not Participated 

3, 

M/s OM Parkash M.Kundnani, 

Larkana 

Not Participated 

4. 

M/s Umer Jan & Company, Sukkur 

M/s Umer Jan 8i Company, Sukkur 

5. 

M/s Kash if Constructor, Khairpur 

Not Participated 

6. 

M/s Mahar Builders, Hyderabad 

Not Participated 

7. 

M/s Shaikh Abdul Qayyum, Sukkur 

Not Participated 

8. 

M/s Wazir AM Mahar, Sukkur 

M/s Wazir Ali Mahar, Sukkur 




MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

SHAHEEP Z.A BHUTTO CAMPUS KHAIRPUK MIR’S 

Phone No. 0243-9280314 


Bid Proposal Cheek list 
Bid Proposal Opening 


NAME OF WORK:- CONSTRUCTION OF ELECTRONIC ENGINEERING 

DEPARTMENT AT MUET, SHAHEEP Z.A BHUTTO CAMPUS 
KTIAIRPUR MIR’S. 

Bid Opening Dale:- 14-02-217 Time: 1 1:30 AM 
Name of Bidder:- M/s Sikandar Ali Kliokhar, Larkana 


(a) Is outer envelope of bid sealed? Yes 

(b) Is bid form completed and signed? Yes 

(c) Expiration date of bid: 90 days 

(d) Is documentary authority of signing enclosed? Yes 

(e) Amount of bid security (if required): 2% of Offered Bid Cost(Rs. L085.000A) 

(f) Describe any “substitution,” “Withdrawal,” or “Modification”: Nil 

(g) Describe any alternative bid made: Nil 

(h) Describe any discounts or modifications offered: Nil 

(i) Name of bidder or representative present: Sikandar Ali 

(j) Total Bid price: Rs. 53,599,588/- 


Signature of Responsible official: 



Date: 





1 



MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

SHAHEED Z.A BHUTTO CAMPUS KHAIRPUR MIR’S 

Phone No,0243-9280314 


Bid Proposal Check list 
Bid Proposal Opening 


NAME OF WORK CONSTRUCTION OF ELECTRONIC ENGINEERING 

DEPARTMENT AT MUET, SHAHEED Z,A BHUTTO CAMPUS 
KHAIRPUR MIR’S* 

Bid Opening Date:- 14-02-217 Time: 11:30AM 
Name of Bidder:- M/s Umer Jan & Company, Sukkur 

(a) Is outer envelope of bid sealed? Yes 

(b) Is bid form completed and signed? Yes 

(c) Expiration date of bid: 90 days 

(d) Is documentary authority of signing enc losed? Yes 

(e) Amount of bid security (if required): 2% of Offered Bid Cost(Rs. J, 120,000/-) 

(0 Describe any “substitution,” “Withdrawal,’ 1 or “Modification”: Nil 

(g) Describe any alternative bid made: Nil 

(h) Describe any discounts or modifications offered: Nil 

(i) Name of bidder or representative present: Jahangir Khan 

(j) Total Bid price: Rs- 57,984,662/- 



MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

SH AHF.FD Z.A BHUTTO CAMPUS KHAIRPUR MIR’S 

Phone No.0243-92803 14 

Bid Proposal Cheek list 
Bid Proposal Opening 

NAME OF WORK:- CONSTRUCTION OF ELECTRONIC ENGINEERING 

DEPARTMENT AT MUET, SHAHEED Z.A BHUTTO CAMPUS 
KHAIRPUR MIR’S. 

Bid Opening Date:- 14-02-217 Time: 1 1:30 AM 
Name of Bidder:- M/s Wazir AH Mahar, Sukkur 

(a) Is outer envelope of bid sealed? 

(b) Is bid form completed and signed? 

(c) Expiration date of bid: 

(d) Is documentary authority of signing enclosed? 

(e) Amount of bid security (if required): 

(f) Describe any “substitution,” “Withdrawal,” or “Modification 7 : Nil 

(g) Describe any alternative bid made: Nil 

(h) Describe any discounts or modifications offered: Nil 

(i) Name of bidder or representative present: Wazir Ali 

(j) Total Bid price: Rs. 57,052,983.21/- 


Yes 

Yes 

90 days 
Yes 

2% of Offered Bid Cosi(Rs + 1,200,000/-) 




/ 


M/s Sikandar Ali Khokhar 


Government Contractor 




FORM OF BID 

Bid Reference No. Construction of Electronic Engineering Department at MXJET, S ha heed Z.A 
Bhutto Campus Khairptir Mir T s. 

To: 


Project Director 

MUET, S ha heed Z.A Bhutto Campus Khairpur Mir*s 


1. Having examined the bidding documents including Instructions to Bidders, Bidding Data, and 
Conditions of Contract, Specifications, Drawings and Bill of Quantities and Addenda Nos. NIL for 
the execution of the above-named work, we/I, the undersigned, offer to execute and complete the 
wwk and remedy any defects therein in conformity with the Conditions of Contract, Specifications, 
Drawings, Bill of Quantities and Addenda for the sum of Rs.53,599,588/-(Rupecs: Fifty three 
Millions five hundred ninety nine thousand five hundred eighty eight only) or such other sum 
as may be ascertained in accordance with the said conditions, 

2, We/I understand that all the Appendices attached hereto form part of this bid. 


3, As security for due performance of the undertakings and obligations of this bid, we/I submit 
herewith a bid security in the amount of Rupees 1085000/- (Ten Lac Eighty five thousand only) 
Silk Bank Branch Larkana drawn in your favour or made payable to procuring agency and valid 
for a period of twenty eight days (28) days beginning from the date, bid is opened. 




4. We/I undertake, if our bid is accepted, to commence the works and to complete the whole of the 
works comprised in the contract within the time stated in Appendix-A to Bid, 

5. We/1 agree to abide by this bid for the period of 90 days from the date fixed for opening the same 
and it shall remain binding upon us and may be accepted at any time before the expiration of that 
period. 

6. Unless and until a formal Agreement is prepared and executed, this bid, together with your written 
acceptance thereof, shall constitute a binding contract between us. 


M/s Sikander Ali Khokhar 

Govt: Contractor 




Office: Plot No: A-4 1 Ali Akbar J alban i Roaw 


Sachal Sarmat Township, Near SZABIST, Larkana 

Contact: 074-475223 1 - 03337548 1 70. 030034 1 1 324 




r 



M/s Sikandar Ali Khokhar 


Government Contractor 


We do hereby de clare that the bid is made without any collusion, comparison of 

figures or arrangement with any other bidder for the works. 



NTN: I 304576-8 
RE,C Category 03 
Licence #4018 


8. We understand that you are not bound to accept the lowest or any bid you may receive, 

9. We undertake, if our/my bid is accepted, to execute the Performance Security referred to in 
Clause 10 of Conditions of Contract for the due performance of the Contract. 

1 0. We confirm, if our bid is accepted, that all partners of the joint venture shall be liable jointly and 
severally for the execution of the Contract and the composition or the constitution , 

of the joint venture shall not be altered without the prior consent of the procuring agency. (Please 
delete this in case of Bid form a single bidder) 

in the capacity of duly authorized to sign Bids for and on behalf of 

Dated this 
Signature: 


wj day of In 


2017 


A-i knoKM** 


M/s Sikander nb KhoKnar 
Govt: Contractor 
LARKANA 


(Seal) Govt Contractor — , 

Address: B* ^ U S ft - /j A& ^Kbov 
Saacjocxl £.olon»^ Y^€-^r 

T l 


UAmout \ . 


Witness: 


Signature: 




Name: \ ^'‘ywe- VVuv^tv.yi A V >Vaqy __ 

Address: WrHA 2 ,g_ A/p- Alt A J 

ft.tscteJ, o Ipvl^ \ 


Occupation:. 





Office: Plot No: A-4 1 Au Akbar Jalbani Road 


SACHAL SARMA^gSeWKSHIP, NEAR SZABISt, LARKANA ; 

Contact: 0*4-4/5223 \ - 0333754S ! 70, 030034 1 1 324 

Email: sakgovtcontractot@gmail.com '< 




MEHRAN UNIVERSITY OF ENGINEERING AND TECHNOLOGY, SHAHEEI) Z.A 

BHUTTO CAMPUS KHAIRPLJR MIR'S. 


MINUTES OF PROCUREMENT COMMITTEE FOR CONSTRUCTION OF 

ADMINISTRATION BLOCK, SOFTWARE ENGINEERING DEPARTMENT AND 

ELECTRONIC ENGINEERING DEPARTMENT AT MUET, SHAHEED Z.A BHUTTO 

CAMPUS KHA1RPUR MIR’S HELD ON 14,02.2017 AT 11=30 A.M IN THE OFFICE OF 

PROJECT DIRECTOR AT MUET, SHAHEED Z.A BHUTTO CAMPUS KHAIRPUK Ml ICS. 


The Meeting of Procurement committee for construction of Administration Block, Software 
Engineering Department and Electronic Engineering Department at MUET, Shaheed Z.A Bhutto Campus 
Khairpur Mir’s, was held on 14.02,201 7 at 1 1 .30 a.m in the office of Project Director at MUET, Shaheed 
Z.A Bhutto Campus Khairpur Mifs. The following attended the meeting. 


1 . The Project Director 
MUET, Shaheed Z.A Bhutto 
Khairpur Mir's Campus 

2. Engr. Mir Sajjad Hussain Talpur 
Principal PTTI, GCT Khairpur Mir's 

3 . E ngr . Atta M uhamm ad Phu 1 
Chairman Civil Engg. Deptt: 

MUET, SZAB Campus Khairpur 

4. Mr. Ghulam Mujtaba Abbasi 
Executive Engineer (Electrical) 

SALU, Khairpur Mir’s, 

5. Mr.Maqsood Ahmed Memon 
Divisional Forest Officer Khairpur Mir’s 

6. Mr.Waqas Ali Channa Member 

Deputy Director Finance 

7. Engr, Naveed Ali Brohi Secretary / Member 

Assistant Engineer (Electrical) 

MUET, SZAB Campus Khairpur 

The meeting started with the name of Almighty Allah, Afterwards, Project Director welcomed the 
participants and thanked them for attending the meeting. 

Lateron, the agenda was discussed and following recommendations were made as under: 

ITEM NO. 01 TO OPEN AND SCRUTINIZE THE BIDS RECEIVED FROM THE FIRMS FOR 
CONSTRUCTION OF ADMINISTRATION BLOCK AT MUET, SHAHEED Z.A 

BHUTTO CAMPUS KHAIRPUR MI1CS. 


Convenor 


External Member 


Member 


External Member 


External Member 


The Project Director informed the committee that the bids were invited for construction Administration Block 
at MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s vide letter No:PD/MUET/KHP/-29 Dated:25-Ql-2017. 



I he NIT along with the bidding documents were hoisted on SPPRA website and MUET, Shaheed Z A 
Bhutto Campus khairpur Mir’s Website. Total 08 Nos. contractors purchased the tender documents and 
J Nt>s ' sut)mit ted the bids duly filled. The Tenders/ bids were opened on 14.02.201 7 at 1 1 ;30 a.m in the 
presence ol Contractors and procurement committee members. The amount quoted / offered by the 
contactors was read aloud and recorded in the bid opening sheet which was then signed by the procurement 
committee members and available/ present contractors. 

The following bidders submitted their bids. 


1. M/s Umer Jan & Co. Sukkur 

2. M/s Sikandar Ali Khokhar, Larkana 

o. M/s Wazir Ali Mahar, Sukkur 


Tendered Cost 
Tendered Cost 
Tendered Cost 


Rs. 101,093,919.60 
Rs. 88,081,546.00 
Rs. 84,251,913.64 


1 he received bids were sent to M/s RCC Consultants, Hyderabad who scrutinized and issued Bid 
Evaluation Report vide their letter No.Ref/RCC/MUCET/Admin/9591/17 dated: 20th March. 2017. 
According to Bid Evaluation Report the pre-qualified contractors participated in the bidding process and 
M s Wazir Ah Mahar Sukkur stood the 1 st lowest bidder at a bid price of Rs.84.25 1 .913/- , M/s Umer Jan 

tnrsA fl U Sr 'u 0 ! L T 0St 3t 3 bid Price Rs - 89 ’W575/- and M/s Sikandar Ali Khokhar. Larkana 
stood the 3 rd Lowest bidder at bid price of Rs.98, 188,530/-. 

After evaluation, the committee found that the rate quoted by M/s Wazir Ali Mahar, Sukkur was the lowest 
in competition. 

Alter a detailed discussion, the committee recommended to award the work of construction of 

, ’T istr f 10n ^ !ock at MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s to M/s Wazir Ali Mahar, Sukkur 
at the evaluated cost of Rs.84,251,913/-. 

ITEM NO.02 X p OPEN AN D SCRUTIN IZE THE BIDS RECEIVED FROM THE FIRMS FOR 

r?^ TRL!CTION OF SQFTWARE ENG INEERING department at MUET. 

SHAHEED Z.A BHUTTO CAMPUS KHAIRPUR MIR’S.' 

Similarly the Project Director briefed the procurement committee regarding the procedure adopted for inviting (he 
“ ' i C °™ ” f »• MUET, Shaheed Z.A Bhmm Campus kE££ 

ih K'H H S r 08 N ° S ‘ contractors purchased the tender documents and 03 Nos. submitted 

? ' ,dS . duly f . llled * lhe 1 eilders/ bids were opened on 14.02.2017 at 11:30 a.m in the presence of 
Contractors and procurement committee members. The amount quoted / offered bv the contactors was 

^“f’ 0Ud and rec ; 0 ' ded ,n the bld °P enin 8 sheet which was then signed by the procurement committee 
members and available / present contractors. 

The following bidders submitted their bids. 

1 . M/s Umer Jan & Co. Sukkur 

2. M/s Sikandar Ali Khokhar, Larkana 

3. M/s Wazir Ali Mahar, Sukkur 


Tendered Cost 
Tendered Cost 
Tendered Cost 


Rs. 52,535,888.00 
Rs. 55,708,297.00 
Rs. 57,930,804,07 


The received bids were sent to M/s RCC Consultants, Hyderabad who scrutinized and issued Bid 
Evaluation Report vide their letter No.Ref/RCC/MUCET/Soft/9593/17 dated: 20th March 7017 
Accordmg to Bid Evaluation Report the pre-qualified contractors participated in the bidding process and 

Ali Kh'il Jan I & f °‘ Sukku , r St00dthe l * Iowest bidder at 3 bid P rice of Rs.52, 536,1 34.00, M/s Sikandar 

M h t 10k l u' Z Sl °Zt 2 \ L ° WeSt b ' dder at 3 bid price °f Rs.55, 700,792/- and M/s Wazir Ali 
Mahar, Sukkur stood the 3 d lowest bidder at a bid price of Rs.55, 755.876/- 

After evaluation, the committee found that the rate quoted by M/s Umer Jan & Co. Sukkur was the lowest 
in competition. 


After a detailed discussion, the committee recommended to award the work of construction of Software 
Engineering Department at MUET. Shaheed Z,A Bluitto Campus Khairpur Mir's to M/s Umer Jan & Co. Sukkur 
at the evaluated cost of Rs.52,536, 134,00, 

ITEM NO.03 TO OPEN AND SCRUTINIZE THE BIDS RECEIVED FROM THE FIRMS FOR 
CONSTRUCTION OF ELECTRONIC ENGINEERING DEPARTMENT AT MUET, 

SHAHEED Z.A BHUTTO CAMPUS KHAIRPUR MIR*S. 

Similarly the Project Director briefed the procurement committee regarding the procedure adopted for inviting the 
tenders, for Construction of Electronic Engineering Department at MUET, Shaheed Z.A Bhutto Campus Khairpur 
Mips. Further he told that total OS Nos, contractors purchased the tender documents and 03 Nos. submitted 
the bids duly tilled. The Tenders/ bids were opened on 14.02,2017 at 11:30 a.m in the presence of 
Contractors and procurement committee members. The amount quoted / offered by the contactors was 
read aloud and recorded in the bid opening sheet which was then signed by the procurement committee 
members and available / present contractors. 

The following bidders submitted their bids. 

1 . M/s Umer Jan & Co. Sukkur Tendered Cost Rs. 57,984,662.00 

2. M/s Sikandar Ali Khokhar, Larkana Tendered Cost Rs, 53,599,588.00 

3. M/s Wazir Ali Mahar, Sukkur Tendered Cost Rs. 57,052,983.21 

The received bids were sent to M/s RCC Consultants, Hyderabad who scrutinized and issued Bid 
Evaluation Report vide their letter No.Ref/RCC/MUCET/Elect/9592/1 7 dated :20 lh March 2017. 
According to Bid Evaluation Report the p re- qualified contractors participated in the bidding process and 
M/s Sikandar Ali Khokhar, Larkana stood the 1 st lowest bidder at a bid price of Rs.53,599,651/-, M/s 
Wazir AH Mahar, Sukkur stood the 2 nd lowest bidder at a bid price ot Rs. 5 7,052,984/- and M/s Umer Jan 
& Co, Sukkur stood the 3 rd lowest bidder at a bid price of Rs.58,002,729/-, 

After evaluation, the committee found that the rate quoted by M/s Sikandar Ali Khokhar, Larkana was the 
lowest in competition. 

After a detailed discussion, the committee recommended that the work of construction of Electronic 
Engineering Department ai MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s M/s Sikandar Ali Khokhar, 
Larkana at the evaluated cost of R$*53, 599,651/-, 


The meeting ended with the vote 

Engr. Mir Sajjad Hussain Talpur 
Principal PTTI/GCT Khairpur Mir’s 
External Member 



Mr. Mjjqsopd Ahined Memon 
DivisfonarfoJestOfiScer Khairpur 
External Mepiber 
Mir f s 
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of thanks to the Chair. 

Engr.Atta Muhammad Phult 
Chairman Civil Engg: Depit: 

MUET, SZAB Campus Khairpur Mir's 
Member 



Engr. Sajjad Hussain Memon 
In-Charge Project Director 
MUET, SZAB Campus Khairpur Mir’s 



Mr, Ghulain Mujiaba Abbsi 
Executive Engineer (Electrical) 
SALU, Khairpur Mir's, 

External Member 
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Engr.Navidd-Aft Broht 
Asst stan t Eng i n eer ( E I ectric a 1 ) 
MUET, SZAB Campus Khairpur 
Member / Secretary 
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The En4 



